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Message Text 


UNCLASSIFIED 

PAGE 01 NASSAU 0I2I8 04I654Z 
73 

ACTION OC-06 

INFO OCT-OI ARA-10 ISO-00 CCO-00 /0I7 W 

001553 

R04I426Z SEP 73 
FM AMEMBASSY NASSAU 
TO SECSTATE WASHDC 4552 

UNCLAS NASSAU 1218 

E. O. 11652: N/A 
TAGS: ACOM AFSP 

SUBJ: TELEPHONE INSTALLATION, NEW CHANCERY 
REE: NICHOLS/STEVENS TELECON OE 8/31/73 

1 . PER DISCUSSION CONTRACTOR AND ARCHITECT TODAY, TIMETABLE 
INDICATES THAT TELEPHONE TECHNICIAN WILL BE REQUIRED SEPTEMBER 
17-OCTOBER 1 IF DELAY IN MOVE NOW SCHEDULED FOR OCTOBER 15 

IS TO BE AVOIDED. CABLE AND ALL EQUIPMENT SHOULD ARRIVE 
WELL BEEORE IN ORDER PERMIT CUSTOMS CLEARANCE, ETC. 

2. WILL HAVE LOCAL ELECTRICIAN AVAILABLE ASSIST TECHNICIAN 
AS PER TELECON. 

3. FEEL THREE VICE TWO CALL DIRECTORS PREEERABLE. 

4. PLEASE CONEIRM THAT ONE AND ONE HALF INCH PLASTIC CONDUIT 
REQUIRED FOR CABLES LEADING EROM CENTRAL JUNCTION BOX TO CALL 
DIRECTORS. ALSO ADVISE WHAT SIZE CABLE WILL CONNECT CALL 
DIRECTORS TO EXTENSIONS. 

SPIERS 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: ACOM AFSP 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 04 SEP 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973NASSAU01218 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: NASSAU 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730955/aaaaboir.tel 
Line Count: 46 
Locator: TEXT ON-LINE 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: NICHOLS/STEVENS TELECON OF 8/31/73 

Review Action: RELEASED, APPROVED 

Review Authority: martinjw 

Review Comment: n/a 

Review Content Flags: 

Review Date: 03 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <03-Dec-2001 by maustmo; APPROVED <19 FEB 2002 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: TELEPHONE INSTALLATION, NEW CHANCERY 
TAGS: n/a 

To: SECSTATE WASHDC 
Type: TE 
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